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Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

PDO 

Strategic Objective 

KPI 

Unit of Measurement 

Ward 

KPI Owner 

Target 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

1 

Municipal Manager 

To manage the 
municipality to 
deliver services in 

terms of the 
legislative 
requirements 

S04: A responsive 
and accountable 

administration 

Appointments made in 3 
highest levels of 
management during 
2017/18 that comply 
with the Employment 
Equity Plan 

Number of 

appointments made in 3 
highest levels of 
management 

All 

Municipal 

Manager 

Number 

1 

0 

0 

0 

1 

2 

Municipal Manager 

To provide and 
maintain the 

structural civil 

infrastructure of the 
Municipality 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

The percentage of the 
municipal capital budget 
actually spent on capital 
projects as at 30 June 
2018 (Actual amount 
spent on capital projects 
excluding orders/Total 
amount budgeted for 
capital projects)X100 

% of capital budget 
spent 

All 

Municipal 

Manager 

Percentage 

90 

0 

30 

60 

90 

3 

Municipal Manager 

To align and review 
the performance of 
the municipality in 
achieving the 
strategic objectives 
of council 

S04: A responsive 
and accountable 

administration 

Conduct two (2) formal 
evaluations of directors 
in terms of their signed 
agreements 

Number of formal 

evaluations conducted 

All 

Municipal 

Manager 

Number 

2 

0 

1 

1 

0 

4 

Municipal Manager 

To strive towards a 
clean, corrupt free 
and well-managed 
administration. 

S04: A responsive 
and accountable 

administration 

Develop Risk Based 
Audit Plan and submit to 

MM and Audit 
Committee by 30 June 
2018 

Risk Based Audit Plan 

submitted to MM and 

Audit Committee 

All 

Municipal 

Manager 

Number 

1 

0 

0 

0 

1 

5 

Municipal Manager 

To strive towards a 
clean, corrupt free 
and well-managed 
administration. 

S04: A responsive 
and accountable 

administration 

Develop an Audit Action 
Plan by 31 January 2018 
from the final 

management report 
issued by the AG and 
submit to MM and Audit 
Committee for approval 

Audit Action Plan 
developed and 
submitted to MM and 

Audit Committee 

All 

Municipal 

Manager 

Number 

1 

0 

0 

1 

0 

6 

Strategic & Social 
Development 

To promote economic 
development in the 
municipal area 

S03: Promote an 
enabling 
environment 

for economic 
growth and decent 
employment 

Create job opportunities 
through the Expanded 
Public Works 
Programme (EPWP) by 
30 June 2018 

Number of Job 
opportunities created 
through the Expanded 
Public Works 
Programme (EPWP) 

All 

Director: Strategy 
& Social 
Development 

Number 

_ 

400 

100 

100 

100 

100 


Executive Mayor: 


Date: 


1 

































Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

■ 

PDO 

Strategic Objective 

KPI 

Unit of Measurement 

Ward KPi Owner 

Target 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

13 

Corporate Services 

To align and review 
the performance of 
the municipality in 
achieving the 
strategic objectives 
of council 

S04: A responsive 
and accountable 

administration 

Percentage of 
municipality's personnel 
budget actually spent on 
implementing its 
workplace skills plan 
measured as at 30 June 
2018 ((Total Actual 
Training Expenditure/ 
Total personnel 
BudgetJxlOOJ) 

% of municipality's 
personnel budget 
actually spent on 
implementing its 
workplace skills plan 

All 

Director: 

Corporate 

Services 

Percentage 

1 

0 

0 

0 

1 

14 

Corporate Services 

To facilitate and 
strengthen public 
participation towards 
deepen democracy 

S04: A responsive 
and accountable 

administration 

Facilitate the quarterly 
meetings of ward 
committees 

Number of quarterly 
ward committee 
meetings held 

All 

Director: 

Corporate 

Services 

Number 

48 

12 

12 

12 

12 

15 

Corporate Services 

To create and 

maintain a functional 
organisation that 
enables optimal 
performance by 
developing and 
retaining a skilled 
representative 
workforce 

S04: A responsive 
and accountable 

administration 

90% spent of the total 
amount budgeted for 
the upgrading and 
alteration of the 
municipal offices by 30 
June 2018 [(Actual 
expenditure / Approved 
budget allocationjxlOO] 

% of budget spent 

All 

Director: 

Corporate 

Services 

Percentage 

90 

10 

20 

50 

90 

16 

Corporate Services 

To create and 

maintain a functional 
organisation that 
enables optimal 
performance by 
developing and 
retaining a skilled 
representative 
workforce 

S04: A responsive 
and accountable 

administration 

90% spent of the total 
amount budgeted for 
the purchase of office 
equipment by 30 June 
2018 [(Actual 
expenditure / Approved 
budget allocationjxlOO] 

% of budget spent 

All 

Director: 

Corporate 

Services 

Percentage 

90 

10 

20 

50 

90 

17 

Corporate Services 

To create and 

maintain a functional 
organisation that 
enables optimal 
performance by 
developing and 
retaining a skilled 
representative 
workforce 

S04: A responsive 
and accountable 

administration 

90% spent of the total 
amount budgeted for 
the upgrading of the 
Traffic Offices by 30 June 
2018 [(Actual 
expenditure / Approved 
budget allocationjxlOO] 

% of budget spent 

All 

Director: 

Corporate 

Services 

Percentage 

90 

10 

20 

50 

90 


Executive Mayor: 



A 


Date: 
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Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

PDO 

Strategic Objective 

KPI 

Unit of Measurement 

Ward 

Target 

KPI Owner _ 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

7 

Strategic & Social 
Development 

To create and 

maintain a functional 
organisation that 
enables optimal 
performance by 
developing and 
retaining a skilled 
representative 
workforce 

S04: A responsive 
and accountable 

administration 

90% spent of the total 
amount budgeted for 
ICT capital projects by 
June 2018 (Actual 
expenditure / by 
approved budget 
allocation) 

% of budget spent 

All 

Director: Strategy 
& Social 
Development 

Percentage 

90 

0 

20 

50 

90 

8 

Strategic & Social 
Development 

To align and review 
the performance of 
the municipality in 
achieving the 
strategic objectives 
of council 

S04: A responsive 
and accountable 

administration 

Submit the final 

reviewed IDP to Council 
by 31 May 2018 

Final IDP submitted to 

Council 

All 

Director: Strategy 
& Social 
Development 

Number 

1 

0 

0 

0 

1 

9 

Strategic & Social 
Development 

To align and review 
the performance of 
the municipality in 
achieving the 
strategic objectives 
of council 

S04: A responsive 
and accountable 

administration 

Submit the Mid-Year 
Performance Report in 
terms of Sect 72 of the 
MFMA to Council by 31 
January 2018 

Number of reports 
submitted to Council 

All 

Director: Strategy 
& Social 
Development 

Currency 

1 

0 

0 

1 

0 

10 

Strategic & Social 
Development 

lo align ana review 

the performance of 
the municipality in 

rarhio\/ino frho 

S04: A responsive 
and accountable 

administration 

Submit the Annual 
Report to Council by 31 
January 2018 

Number of reports 
submitted to Council 

All 

Director: Strategy 
& Social 
Development 

Number 

1 

0 

0 

1 

0 

11 

Strategic & Social 
Development 

To align and review 
the performance of 
the municipality in 
achieving the 
strategic objectives 
of council 

S04: A responsive 
and accountable 

administration 

Submit the Oversight 
Report to Council by 31 
March 2018 

Number of reports 
submitted to Council 

All 

Director: Strategy 
& Social 
Development 

Number 

1 

0 

0 

1 

0 

12 

Strategic & Social 
Development 

To align and review 
the performance of 
the municipality in 
achieving the 
strategic objectives 
of council 

S04: A responsive 
and accountable 

administration 

Submit the Top Layer 
SDBIP to the Mayor for 
approval within 14 days 
after the annual budget 
has been approved 

Top Layer SDBIP 
submitted to the Mayor 
within 14 days after the 
annual budget has been 
approved 

All 

Director: Strategy 
& Social 
Development 

Number 

1 

0 

0 

0 

1 


Executive Mayor: 


Date: 


2 
































Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

| i 

PDO Strategic Objective 

KPI 

Unit of Measurement 

Target 

Ward KPI Owner 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

22 

Financial Services 

To provide free basic 
services to qualifying 
indigent households 
in municipal area 

S05: Adherence to 

all laws and 
regulations 
applicable to LG 

Provide free basic water 
to indigent households 
as at 30 June 2018 

Number of indigent 
households receiving 
free basic water 

All 

Director: Finance 

Number 

5000 

5000 

5000 

5000 

5000 

23 

Financial Services 

To provide free basic 
services to qualifying 
indigent households 
in municipal area 

S05: Adherence to 

all laws and 
regulations 
applicable to LG 

Provide free basic 
electricity to indigent 
households as at 30 June 

2018 

Number of indigent 
households receiving 
free basic electricity 

All 

Director: Finance 

Number 

5000 

5000 

5000 

5000 

5000 

24 

Financial Services 

To provide free basic 
services to qualifying 
indigent households 
in municipal area 

S05: Adherence to 

all laws and 
regulations 
applicable to LG 

Provide free basic 
sanitation to indigent 
households as at 30 June 

2018 

Number of indigent 
households receiving 
free basic sanitation 

services 

All 

Director: Finance 

Number 

5000 

5000 

5000 

5000 

5000 

25 

Financial Services 

To provide free basic 
services to qualifying 
indigent households 
in municipal area 

S05: Adherence to 

all laws and 
regulations 
applicable to LG 

Provide free basic refuse 
removal to indigent 
households as at 30 June 

2018 

Number of indigent 
households receiving 
free basic refuse 

removal services 

All 

Director: Finance 

Number 

5000 

5000 

5000 

5000 

5000 

26 

Financial Services 

To broaden and 
improve the revenue 
base of the 
municipality 

S05: Adherence to 

all laws and 
regulations 
applicable to LG 

Financial viability 
measured in terms of 
the municipality's ability 
to meet it's service debt 
obligations as at 30 June 
2018 (Short Term 
Borrowing + Bank 
Overdraft + Short Term 
Lease + Long Term 
Borrowing + Long Term 
Lease) / Total Operating 
Revenue - Operating 
Conditional Grant) 

% of debt coverage 

All 

Director: Finance 

Percentage 

60 

0 

0 

0 

60 

27 

Financial Services 

To broaden and 
improve the revenue 
base of the 
municipality 

S05: Adherence to 

all laws and 
regulations 
applicable to LG 

Financial viability 
measured in terms of 
the outstanding service 
debtors as at 30 June 
2018 (Total outstanding 
service debtors/ 
revenue received for 
services) 

% of outstanding service 
debtors 

All 

Director: Finance 

Percentage 

12 

0 

0 

0 

12 


Executive Mayor: 



Date: 


5 



































Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

f*DO 

Strategic Objective 

— - - - 

KPI 

Unit of Measurement 

Ward 

KPi Owner 

Target 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

18 

Financial Services 

To provide and 
maintain the 

distribution of water 
in municipal area 

S04: A responsive 
and accountable 

administration 

Number of formal 
residential properties 
that receive piped water 
that is connected to the 
municipal water 
infrastructure network 

and which are billed for 
water or have pre paid 
meters as at 30 June 

2018 

Number of residential 
properties which are 
billed for water or have 
pre paid meters 

All 

Director: Finance 

Number 

15000 

15000 

15000 

15000 

15000 

19 

Financial Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S04: A responsive 
and accountable 

administration 

Number of formal 
residential properties 
connected to the 
municipal electrical 
infrastructure network 
and which are billed for 
electricity or have pre 
paid meters as 
(Excluding Eskom areas) 
at 30 June 2018 

Number of residential 
properties which are 
billed for electricity or 
have pre paid meters 
(Excluding Eskom areas) 

All 

Director: Finance 

Number 

17000 

17000 

17000 

17000 

17000 

20 

Financial Services 

To provide and 
maintain sewerage 
services in the 
municipal area 

S04: A responsive 

and accountable 

administration 

Number of formal 
residential properties 
connected to the 
municipal waste water 
sanitation/sewerage 
network for sewerage 
service, irrespective of 
the number of water 
closets (toilets) and 
which are billed for 
sanitation/sewerage as 
at 30 June 2018 

Number of residential 
properties which are 
billed for 

sanitation/sewerage 

All 

Director: Finance 

Number 

14800 

14800 

14800 

14800 

14800 

21 

Financial Services 

To provide and 
maintain a waste 
management service 

S04: A responsive 
and accountable 

administration 

Number of formal 
residential properties for 
which refuse is removed 
once per week and 
which are billed for 

refuse removal as at 30 

June 2018 

Number of residential 
properties which are 
billed for refuse removal 

All 

Director: Finance 

Number 

14600 

14600 

14600 

14600 

14600 


Executive Mayor: 


Date: 


4 


























Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

POO 

Strategic Objective 

KPI 

Unit of Measurement 

Ward KPI Owner 

Target 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

32 

Financial Services 

To provide and 
maintain the 

structural civil 

infrastructure of the 
Municipality 

S04: A responsive 
and accountable 

administration 

90% spent of the total 
amount budgeted for 
the Security Fence at 
Centralized Inventory 
Store in Robertson by 30 
June 2018 [(Actual 
expenditure / Approved 
budget allocation)xl00] 

% of budget spent 

All 

Director: Finance 

Percentage 

90 

10 

20 

50 

90 

33 

Financial Services 

To provide and 
maintain the 

structural civil 

infrastructure of the 
Municipality 

S04: A responsive 
and accountable 

administration 

90% spent of the total 
amount budgeted for 
the Restoration of Stores 
by 30 June 2018 [(Actual 
expenditure / Approved 
budget allocation)xl00] 

% of budget spent 

All 

Director: Finance 

Percentage 

90 

10 

20 

50 

90 

34 

Financial Services 

To procure goods and 
services timeously to 
all end user 

S04: A responsive 
and accountable 

administration 

90% spent of the total 
amount budgeted for 
the vehicle for Stores & 
Insurance Section by 30 
June 2018 [{Actual 
expenditure / Approved 
budget allocationJxlOOl 

% of budget spent 

All 

Director: Finance 

Percentage 

90 

10 

20 

50 

90 

35 

Community 

Services 

To provide and 
maintain the 

Environmental 

Services and 

Cemeteries 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Complete the cemetery 
study regarding land 
availability and submit 
to Council for 
consideration by 30 June 
2018 

Study completed and 
submitted to Council 

All 

Director: 

Community 

Services 

Number 

1 

0 

0 

0 

1 

36 

Community 

Services 

To provide and 
maintain the 

Environmental 

Services and 

Cemeteries 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the 
available budget for the 
upgrade of the road to 
the Zolani Cemetery by 
30 June 2018 {(Total 
actual expenditure for 
the project/Total 
amount budgeted for 
the project)xl00} 

% of the budget spent 

10 

Director: 

Community 

Services 

Percentage 

90 

10 

40 

60 

90 


Executive Mayor: 



Date: 


7 
































Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

POO 

Strategic Objective 

KPI 

Unit of Measurement 

Ward KPI Owner 

Target 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

28 

Financial Services 

To broaden and 
improve the revenue 
base of the 
municipality 

S05: Adherence to 

all laws and 
regulations 
applicable to LG 

Financial viability 
measured in terms of 

the available cash to 
cover fixed operating 
expenditure as at 30 
June 2018 ((Cash and 
Cash Equivalents - 
Unspent Conditional 
Grants - Overdraft) + 
Short Term Investment) 

/ Monthly Fixed 
Operational Expenditure 
excluding (Depreciation, 
Amortisation, and 
Provision for Bad Debts, 
Impairment and Loss on 
Disposal of Assets)) 

Number of months it 

takes to cover fix 
operating expenditure 
with available cash 

All 

Director: Finance 

Number 

2.2 

0 

0 

0 

2.2 

29 

Financial Services 

To broaden and 
improve the revenue 
base of the 
municipality 

S05: Adherence to 

all laws and 
regulations 
applicable to LG 

Submit the final annual 
budget to Council by 31 
May 2018 

Final budget submitted 
to council 

All 

Director: Finance 

Number 

1 

0 

0 

0 

1 

30 

Financial Services 

To broaden and 
improve the revenue 
base of the 
municipality 

S05: Adherence to 

all laws and 
regulations 
applicable to LG 

Submit monthly reports 
in terms of Section 71 of 

the MFMA to Council 

Number of reports 
submitted to Council 

All 

Director: Finance 

Number 

12 

3 

3 

3 

3 

31 

Financial Services 

To broaden and 
improve the revenue 
base of the 
municipality 

S05: Adherence to 

all laws and 
regulations 
applicable to LG 

Achieve a debtor 
payment percentage of 
98% ((Gross Debtors 
Closing Balance + Billed 
Revenue - Gross Debtors 
Opening Balance + Bad 
Debts Written 
Off)/Billed Revenue) x 
100 

Payment % achieved 

All 

Director: Finance 

Percentage 

98 

70 

80 

95 

98 


Executive Mayor: 


Date: 


6 





























Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

J 

Directorate 

PDO 

Strategic Objective 

KPI 

Unit of Measurement 

Ward KPI Owner 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

43 

Community 

Services 

To manage and 
provide access to 
affordable and low 
cost housing 
opportunities to all 
qualifying citizens 
within the municipal 

area 

SOI: Facilitate 
integrated human 
settlements and 
improved living 
conditions of all 

households 

Review the Human 

Settlement Plan and 

submit to Council for 
approval by 31 March 
2018 

Plan reviewed and 

submitted 

All 

Director: 

Community 

Services 

Number 

1 

0 

0 

1 

0 

44 

Community 

Services 

To manage and 
provide access to 
affordable and low 
cost housing 
opportunities to all 
qualifying citizens 
within the municipal 

area 

SOI: Facilitate 
integrated human 
settlements and 
improved living 
conditions of all 

households 

Submit 360 completed 
signed offer to purchase 
contracts to the 
attorneys for 
registration of title 
deeds by 30 June 2018 

Number of completed 
signed offer to purchase 

contracts 

All 

Director: 

Community 

Services 

Number 

360 

90 

90 

90 

90 

45 

Community 

Services 

To manage and 
provide access to 
affordable and low 
cost housing 
opportunities to all 
qualifying citizens 
within the municipal 

area 

SOI: Facilitate 
integrated human 
settlements and 
improved living 
conditions of all 

households 

Submit 30 completed 
signed offer to purchase 
contracts for pre 1994 
rental housing stock to 
the attorneys for 
registration of title 
deeds by 30 June 2018 

Number of completed 
signed offer to purchase 
contracts 

All 

Director: 

Community 

Services 

Number 

30 

0 

0 

0 

30 

46 

Community 

Services 

To manage and 
provide access to 
affordable and low 
cost housing 
opportunities to all 
qualifying citizens 
within the municipal 

area 

SOI: Facilitate 
integrated human 
settlements and 
improved living 
conditions of all 

households 

Hold quarterly meetings 
with each informal 

settlement committee 
(7 informal settlement 
committees) during the 
2017/18 financial year 

Number of quarterly 
meetings held 

All 

Director: 

Community 

Services 

Number 

28 

7 

7 

7 

7 

47 

Community 

Services 

To manage and 
provide access to 
affordable and low 
cost housing 
opportunities to all 
qualifying citizens 
within the municipal 

area 

SOI: Facilitate 
integrated human 
settlements and 
improved living 
conditions of all 

households 

Conduct quarterly 
informal household 
counts during the 
2017/18 financial year 

Number of quarterly 
informal household 

counts conducted 

All 

Director: 

Community 

Services 

Number 

28 

7 

7 

7 

7 



Executive Mayor: 


Date: 


9 































Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

PDO Strategic Objective 

KPI 

Unit of Measurement 

j 

Ward 

Target 

KPI Owner 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

37 

Community 

Services 

To provide and 
Maintain Recreational 
, Sporting and 
community Facilities 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the 
budget allocation/grant 
funding received on the 
fencing of Robertson 
Community Hall by 30 
June 2018 {(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
project)xl00} 

% of budget spent 

3 

Director: 

Community 

Services 

Percentage 

90 

10 

40 

60 

90 

38 

Community 

Services 

To manage the 
municipality to 
deliver services in 

terms of the 
legislative 
requirements 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the grant 
funding received for 
libraries by 30 June 2018 
(Total actual 
expenditure /Total 
amount received )xl00} 

% of budget spent 

All 

Director: 

Community 

Services 

Percentage 

90 

25 

50 

75 

90 

39 

Community 

Services 

To manage the 
municipality to 
deliver services in 

terms of the 
legislative 
requirements 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Hold 120 exhibitions at 
libraries (1 per town per 
month) to lodge library 
awareness programmes 
during the 2017/18 
financial year 

Number of exhibitions 

held 

All 

Director: 

Community 

Services 

Number 

120 

30 

30 

30 

30 

40 

Community 

Services 

To manage the 
municipality to 
deliver services in 

terms of the 
legislative 
requirements 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Implement 120 outreach 
programmes for libraries 
(1 per town per month) 
during the 2017/18 
financial year 

Number of outreach 

programmes 

implemented 

All 

Director: 

Community 

Services 

Number 

120 

30 

30 

30 

30 

41 

Community 

Services 

To provide and 
maintain the 

Environmental 

Services and 

Cemeteries 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Report quarterly to the 
Portfolio Committee on 
the implementation of 
the maintenance plans 
of the nature reserves 

and the nature area 

Number of reports 
submitted 

All 

Director: 

Community 

Services 

Number 

4 

1 

1 

1 

1 

42 

Community 

Services 

To manage and 
provide access to 
affordable and low 
cost housing 
opportunities to all 
qualifying citizens 
within the municipal 

area 

SOI: Facilitate 
integrated human 
settlements and 
improved living 
conditions of all 

households 

Complete the 
construction of 100 new 
houses in McGregor by 
30 June 2018 

Number of houses 

constructed 

5 

Director: 

Community 

Services 

Number 

100 

0 

0 

0 

100 


Executive Mayor: 


Date: 


8 































Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

PDO Strategic Objective 

KPI 

Unit of Measurement 

Ward 

*1 

>- — - — - 

KPI Owner 

Target 

Type 

Annual 

Target 

Q1 

Q 2 

Q3 

Q4 

53 

Community 

Services 

1 

To provide and 
Maintain Recreational 
, Sporting and 
community Facilities 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Establish Committees 
for two Sport Facilities 
by 30 June 2018 

Number of committees 

established 

All 

Director: 

Community 

Services 

Number 

2 

0 

0 

0 

2 

54 

Community 

Services 

To provide and 
Maintain Recreational 
, Sporting and 
community Facilities 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Complete the upgrade 
of the cloak rooms at 
the McGregor Sports 
Grounds by 30 June 
2018 

Project completed by 30 
June 2018 

5 

Director: 

Community 

Services 

Number 

1 

0 

0 

0 

1 

55 

Community 

Services 

To provide and 
Maintain Recreational 
, Sporting and 
community Facilities 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Complete the upgrade 
of the ablution facilities 
at Happy Valley Sports 
Grounds by 30 June 
2018 

Project completed by 30 
June 2018 

8 

Director: 

Community 

Services 

Number 

1 

0 

0 

0 

1 

56 

Community 

Services 

To provide and 
Maintain Recreational 
, Sporting and 
community Facilities 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Complete the upgrade 
of the cloak rooms at 
the Cogmanskloof Sports 
Grounds by 30 June 
2018 

Project completed by 30 
June 2018 

9 

Director: 

Community 

Services 

Number 

1 

0 

0 

0 

1 

57 

Community 

Services 

To provide and 
Maintain Recreational 
, Sporting and 
community Facilities 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Develop a swimming 
pool security and safety 
plan and submit to the 
Portfolio Committee for 
approval by 30 
November 2017 

Swimming pool security 
and safety plan 
developed and 
submitted 

8 

Director: 

Community 

Services 

Number 

1 

0 

1 

0 

0 

58 

Community 

Services 

To provide and 
Maintain Recreational 
, Sporting and 
community Facilities 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Complete the supply 
and installation of an 

electronic turnstile at 
the Dirkie Uys Swimming 
Pool by 31 October 2017 

Project completed by 31 
October 2017 

1 

Director: 

Community 

Services 

Number 

1 

0 

1 

0 

0 


Executive Mayor: 



Date: 


11 





































Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

PDO 

Strategic Objective 

KPI 

Unit of Measurement 

Ward 

KPI Owner 

Target 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

48 

Community 

Services 

To provide and 
maintain Firefighting- 
and Disaster 
Management services 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Complete 5 fire risk 
assessments by 30 June 
2018 

Number of fire risk 
assessments completed 

All 

Director: 

Community 

Services 

Number 

5 

0 

3 

0 

2 

49 

Community 

Services 

To provide and 
maintain Firefighting- 
and Disaster 
Management services 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the 
approved budget for the 
upgrade of the Fire 
Brigade Facilities in 
Ashton by 30 June 2018 
{(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
project)xl00} 

% of the budget spent 

All 

Director: 

Community 

Services 

Percentage 

90 

10 

40 

60 

90 

50 

Community 

Services 

To provide and 
maintain Firefighting- 
and Disaster 
Management services 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Review the Disaster 
Management Plan and 
submit for assessment 
to the District by 31 May 
2018 

Plan reviewed and 

submitted 

All 

Director: 

Community 

Services 

Number 

1 

0 

0 

0 

1 

51 

Community 

Services 

To provide and 
Maintain Recreational 
, Sporting and 
community Facilities 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted for 
the development of new 
park in Cogmanskloof 
by 30 June 2018 {(Total 
actual expenditure for 
the project/Total 
amount budgeted for 
the project)xl00} 

% of budget spent 

All 

Director: 

Community 

Services 

Percentage 

90 

10 

40 

60 

90 

52 

Community 

Services 

To provide and 
Maintain Recreational 
, Sporting and 
community Facilities 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Develop and implement 
maintenance standards 
for sport facilities and 
halls by 30 June 2018 

Standards developed 
and implemented 

All 

Director: 

Community 

Services 

Number 

1 

0 

0 

0 

1 

i 


Executive Mayor: 


Date: 


10 


































Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

PDO 

Strategic Objective 

KPI 

Unit of Measurement 

Ward KPI Owner 

Target 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

63 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted for 
the electrification of 
new houses in McGregor 
by 30 June 2018 {(Total 
actual expenditure for 
the project/Total 
amount budgeted for 
the project)xl00} 

% of budget spent 

5 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 

64 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted to re¬ 
route the McGregor 
llKv Line at McGregor 
Sport fields by 30 June 
2018 {(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
project)xl00} 

% of budget spent 

5 

Director: 

Engineering 

Services 

Percentage 

1 

0 

0 

1 

0 

65 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted to 
upgrade the llKv Line to 
Montagu Springs and 
Baden by 30 June 2018 
{(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
project)xl00} 

% of budget spent 

9 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 

66 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted to 
upgrade Bonnievale 
Main Substation by 30 
June 2018 {(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
project)xl00} 

% of budget spent 

4; 8 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 


Executive Mayor: 



Date: 


13 







































Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

PDO 

Strategic Objective 

KPI 

Unit of Measurement 

Ward KPI Owner 

Target 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

59 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Limit unaccounted 
electricity to less than 
7.5% as at 30 June 2018 
{(Number of Electricity 
Units Purchased and/or 
Generated - Number of 
Electricity Units Sold 
(incl Free basic 
electricity)) / Number of 
Electricity Units 
Purchased and/or 
Generated) x 100} 
(rolling twelve month 
average) 

% unaccounted 
electricity 

All 

Director: 

Engineering 

Services 

Percentage 

7.5 

7.5 

7.5 

7.5 

7.5 

60 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Replace 150 pre-paid 
meters to reduce energy 
losses by 30 June 2018 

Number of pre-paid 
meters replaced 

All 

Director: 

Engineering 

Services 

Number 

150 

50 

100 

120 

150 

61 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted for 
the replacement and 
repair on the electricity 
network by June 2018 
{(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
project)xl00} 

% of budget spent 

All 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 

62 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted for 
new connections by 30 
June 2018 {(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
project)xl00} 

% of budget spent 

All 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 


Executive Mayor: 


Date: 


12 






























Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

PDO 

Strategic Objective 

KPI 

Unit of Measurement 

Ward KPI Owner 

Target 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

71 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted for 
the installation of the 
llKv Switchgear at 
Brinks Substation by 30 
June 2018 {(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
project)xl00} 

% of budget spent 

6;7 

Director: 

Engineering 

Services 

Percentage' 

90 

10 

20 

50 

90 

72 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted for 
the upgrade of the llKv 
Line to Poortjieskloof by 
30 June 2018 {(Total 
actual expenditure for 
the project/Total 
amount budgeted for 
the projectjxlOO} 

% of budget spent 

12 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 

73 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted to 
replace the 66Kv 
Switchgear (Goudmyn 
and Le Chasseur 
Substations) by 30 June 
2018 {(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
projectjxlOO} 

% of budget spent 

6;7 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 

74 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Replace llKv Oil 
Insulated Switchgears by 

30 June 2018 

Number of llKv Oil 
Insulated Switchgears 
replaced 

5;6;7;11; 

12 

Director: 

Engineering 

Services 

Number 

3 

0 

0 

0 

3 


Executive Mayor: 



Date: 


15 





































Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

PDO Strategic Objective 

KPI 

Unit of Measurement 

Ward 

- 

KPI Owner 

Target 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

67 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted to 
upgrade the 

McGregor/Boesmansrivi 
er llKv Line by 30 June 
2018 {(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
project)xl00} 

% of budget spent 

5 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 

68 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted to 
replace the 66Kv 
Transformers at 

Robertson Main 
Substation by 30 June 
2018 {(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
project)xl00} 

% of budget spent 

5 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 

69 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted to 
replace the llKv 
switchgear of Ashton 
Main Substation by 30 
June 2018 {(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
project)xl00} 

% of budget spent 

9;10;11 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 

70 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted for 
the upgrade of the llKv 
Line in Stockwill by 30 
June 2018 {(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
project)xl00} 

% of budget spent 

11 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 


Executive Mayor: 


Date: 


14 




























Toplayer Service Delivery Budget Implementation Plan for 2017/18 


Ref 

Directorate 

P00 

Strategic Objective 

KPI 

Unit of Measurement 

Ward KPI Owner 

target 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

79 

Engineering 

Services 

To manage and 
provide access to 
affordable and low 
cost housing 
opportunities to all 
qualifying citizens 
within the municipal 

area 

SOI: Facilitate 
integrated human 
settlements and 
improved living 
conditions of all 

households 

Complete the 
installation/upgrade of 
bulk services for Housing 
Projects in Bonnievale 
by 30 June 2018 

Project completed by 30 
June 2018 

4 

Director: 

Engineering 

Services 

Number 

1 




1 

80 

Engineering 

Services 

To provide and 
maintain an 
acceptable standard 
of building activity 

S04: A responsive 
and accountable 

administration 

Complete the integrated 
zoning scheme for all 
towns and submit to 
Council for approval by 
30 June 2018 

Integrated zoning 
scheme completed and 
submitted to Council by 
30 June 2018 

All 

Director: 

Engineering 

Services 

Number 

1 




1 

81 

Engineering 

Services 

To provide and 
maintain an 
acceptable standard 
of building activity 

S04: A responsive 
and accountable 

administration 

Complete the review of 
the SDF and submit to 
Council for approval by 
31 March 2018 

Review completed and 
submitted to Council 

All 

Director: 

Engineering 

Services 

Number 

1 



1 


82 

Engineering 

Services 

To provide and 
maintain municipal 
roads and sidewalks 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% the total 
amount budgeted for 
the upgrade of existing 
roads by 30 June 2018 
{(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
projectjxlOO} 

% of budget spent 

All 

Director: 

Engineering 

Services 

Percentage 

90 

0 

0 

50 

90 

83 

Engineering 

Services 

To provide and 
Maintain Recreational 
, Sporting and 
community Facilities 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the 
available budget on the 
construction of the 
Nkqubela sport field by 
30 June 2018 {(Total 
actual expenditure for 
the project/Total 
amount budgeted for 
the project)xl00} 

% of budget spent 

2 

Director: 

Community 

Services 

Percentage 

90 

10 

20 

50 

90 

84 

Engineering 

Services 

To provide and 
Maintain Recreational 
, Sporting and 
community Facilities 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Complete the upgrade 
of the Van Zyl sport field 
by 30 June 2018 

Project completed by 30 
June 2018 

1 

Director: 

Community 

Services 

Number 

1 

0 

0 

0 

1 


Executive Mayor: 


// 


A 


/ 


1F 


Date: 


17 
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Ref 

Directorate 

mo 

Strategic Objective 

KPI 

Unit of Measurement 

Ward KPi Owner 

Target 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

75 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted to 
upgrade the llKv Cable 
Feeder from White 

Street Substation to Van 
Zyl Street Hospital 
Substation by 30 June 
2018 {(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
projectjxlOO} 

% of budget spent 

1;2;3;4;5 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 

76 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted for 
the upgrade of the 
Goedemoed llKv Line 
by 30 June 2018 {(Total 
actual expenditure for 
the project/Total 
amount budgeted for 
the projectjxlOO} 

% of budget spent 

1 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 

77 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Complete the upgrade 
of the Silwerstrand Bulk 
Line by 30 June 2018 

Project completed by 30 
June 2018 

1 

Director: 

Engineering 

Services 

Number 

1 




1 

78 

Engineering 

Services 

To provide and 
maintain the 
continuous supply of 
basic electricity 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted for 
the replacement and 
repair of street lights by 
30 June 2018 {(Total 
actual expenditure for 
the project/Total 
amount budgeted for 
the project)xl00j 

% of budget spent 

All 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 


Executive Mayor: 


Date: 


16 



























Toplayer Service Delivery Budget Implementation Plan for 2017/18 


■ 

Ref 

Directorate 

- - —-- 

POO Strategic Objective 

KPI 

Unit of Measurement 

Ward KPI Owner 

Target 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

90 

Engineering 

Services 

To provide and 
maintain the 

distribution of water 
in municipal area 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Complete the project for 
the supply of bulk water 
to Nkqubela by 31 
March 2018 

Project completed by 31 
March 2018 

2 

Director: 

Engineering 

Services 

Number 

1 

0 

0 

1 

0 

91 

Engineering 

Services 

To provide and 
maintain the 

distribution of water 
in municipal area 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Complete the project for 
the repair of leaks at the 
George Brink Reservoir 
by 30 June 2018 

Project completed 

7 

Director: 

Engineering 

Services 

Number 

1 

0 

0 

0 

1 

92 

Engineering 

Services 

To provide and 
maintain the 

distribution of water 
in municipal area 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

95% of water samples 
comply with SANS241 
micro biological 
indicators {(Number of 
water samples that 
comply with SANS241 
indicators/Number of 
water samples 
te$ted)xlQ0} 

% of water samples 
compliant 

All 

Director: 

Engineering 

Services 

Percentage 

95 

95 

95 

95 

95 


Executive 


Mayor: 



Date: 


19 
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Ref 

Directorate 

PDO Strategic Objective 

-—- =4 -- — — 

KPI 

Unit of Measurement 

i 

Ward KPI Owner 

Target 

Type 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

85 

Engineering 

Services 

To manage the 
municipality to 
deliver services in 

terms of the 
legislative 
requirements 

S04: A responsive 
and accountable 

administration 

Spend 90% of the total 
amount budgeted for 
ward projects by 30 June 
2018 

% of budget spent 

All 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 

86 

Engineering 

Services 

To provide and 
maintain a waste 
management service 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Recycle 960 tons of 
domestic waste by 30 
June 2018 

Number of tons of 
domestic waste recycled 

All 

Director: 

Engineering 

Services 

Number 

960 

240 

240 

240 

240 

87 

Engineering 

Services 

To provide and 
maintain sewerage 
services in the 
municipal area 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

80% of effluent samples 
comply with permit 
values {(Number of 
effluent samples that 
comply with permit 
values/Number of 
effluent samples 
tested)xl00} 

% of effluent samples 
compliant 

All 

Director: 

Engineering 

Services 

Percentage 

80 

80 

80 

80 

80 

88 

Engineering 

Services 

To provide and 
maintain sewerage 
services in the 
municipal area 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Spend 90% of the total 
amount budgeted to 
replace safety and test 
equipment by 30 June 
2018 {(Total actual 
expenditure for the 
project/Total amount 
budgeted for the 
project)xl00} 

% of budget spent 

All 

Director: 

Engineering 

Services 

Percentage 

90 

10 

20 

50 

90 

89 

Engineering 

Services 

To provide and 
maintain the 

distribution of water 
in municipal area 

S02: Provide and 

maintain 

infrastructure to 
provide basic 
services to all 

citizens 

Limit unaccounted water 

to less than 15% as at 30 
June 2018 {(Number of 
Kiloliters Water 

Purchased or Purified - 

Number of Kiloliters 
Water Sold (incl free 
basic water) / Number of 
Kiloliters Water 

Purchased or Purified x 
100} 

% unaccounted water 

All 

Director: 

Engineering 

Services 

Percentage 

15 

15 

15 

15 

15 


Executive Mayor: 


Date: 


18 





























Capital projects for the 2017/18 financial year 


Ref 

Directorate 

Project Description 

Funding 

Source 

Ward 

Jul-17 

Aug-17 

Sep-17 

Oct-17 

Nov-17 

Dec-17 

Jan-18 

Feb-18 

Mar* 18 

Apr-18 

May-18 

Jun-18 

Total 

2017/2018 

2018/2019 

2019/2020 

21 

Engineering 

Services 

Replace Safety & Test 
Equipment 
(laddersjinksticks, 
earthing 

CRR 

All 

9,000 

6,750 

15,750 

15,750 

13,500 

11,250 

11,250 

13,500 

20,250 

18,000 

22,500 

67,500 

225,000 

225,000 

0 

240,000 

0 

256,000 

0 

22 

Engineering 

Services 

Replacement of Prepaid 
Meters & Bulk Supply 
Meters to Reduce 

CRR 

All 

18,000 

13,500 

31,500 

31,500 

27,000 

22,500 

22,500 

27,000 

40,500 

36,000 

45,000 

135,000 

450,000 

450,000 

0 

480,000 

0 

510,000 

0 

23 

Engineering 

Services 

New Elect Connections 

CRR 

All 

20,000 

15,000 

35,000 

35,000 

30,000 

25,000 

25,000 

30,000 

45,000 

40,000 

50,000 

150,000 

500,000 

500,000 

0 

500,000 

0 

500,000 

0 

24 

Engineering 

Services 

Replacements and 
Repairs Street Lights 

CRR 

All 

9,200 

6,900 

16,100 

16,100 

13,800 

11,500 

11,500 

13,800 

20,700 

18,400 

23,000 

69,000 

230,000 

230,000 

0 

245,000 

0 

260,000 

0 

25 

Engineering 

Services 

Replacement and 
Repairs Network 

CRR 

Ail 

55,200 

41,400 

96,600 

96,600 

82,800 

69,000 

69,000 

82,800 

124,200 

110,400 

138,000 

414,000 

1,380,000 

1,380,000 

0 

1,465,000 

0 

1,570,000 

0 

26 

Engineering 

Services 

Electrification Projects 

INEP 

All 

35,088 

26,316 

61,404 

61,404 

52,632 

43,860 

43,860 

52,632 

78,948 

70,176 

87,720 

263,160 

877,200 

0 

877,200 

0 

877,200 

0 

0 

27 

Engineering 

Services 

Replace HKv Switchgear 
Ashton Main Substation 

EFF 

9;10;11 

181,476 

136,107 

317,583 

317,583 

272,214 

226,845 

226,845 ! 

272,214 

408,321 

362,952 

453,690 

1,361,070 

4,536,900 

0 

4,536,900 

0 

1,701,340 

0 

0 

28 

Engineering 

Services 

Upgrade HKv Line 
Stockwill 

EFF 

11 

52,932 

39,699 

92,631 

92,631 

79,398 

66,165 

66,165 

79,398 

119,097 

105,864 

132,330 

396,990 

1,323,300 

0 

1,323,300 

0 

0 

0 

0 

29 

Engineering 

Services 

Replace llKv Oil 
Insulated Switchgear 

EFF 

9; 10 

6,773 

5,080 

11,853 

11,853 

10,160 

8,467 

8,467 

10,160 

15,240 

13,546 

16,933 

50,799 

169,331 

0 

169,331 

0 

338,670 

0 

0 

30 

Engineering 

Services 

Install llKv Switchgear 
in Brinks Substation 

EFF 

6; 7 

34,000 

25,500 

59,500 

59,500 

51,000 

42,500 

42,500 

51,000 

76,500 

68,000 

85,000 

255,000 

850,000 

0 

850,000 

0 

0 

0 

0 

31 

Engineering 

Services 

Upgrade llKv Line to 
Poortjieskloof 

EFF 

12 

48,091 

36,068 

84,160 

84,160 

72,137 

60,114 

60,114 

72,137 

108,205 

96,182 

120,228 

360,684 

1,202,280 

0 

1,202,280 

0 

1,202,280 

0 

0 

32 

Engineering 

Services 

Replace llKv Oil 
Insulated Switchgear 2 

EFF 

6; 7 

13,547 

10,160 

23,707 

23,707 

20,320 

16,934 

16,934 

20,320 

30,480 

27,094 

33,867 

101,601 

338,671 

0 

338,671 

0 

338,670 

0 

0 

33 

Engineering 

Services 

Upgrade 

McGregor/Boesmansrivi 
er llKv Line 

EFF 

5;8 

48,091 

36,068 

84,160 

84,160 

72,137 

60,114 

60,114 

72,137 

108,205 

96,182 

120,228 

360,684 

1,202,280 

0 

1,202,280 

0 

1,202,280 

0 

0 

34 

Engineering 

Services 

Replace 66Kv Switchgear 
(Goudmyn & Le Chasseur 
Substation) 

EFF 

5;6;7;1 

1;12 

26,000 

19,500 

45,500 

45,500 

39,000 

32,500 

32,500 

39,000 

58,500 

52,000 

65,000 

195,000 

650,000 

0 

650,000 

0 

637,220 

0 

0 

35 

i Engineering 
Services 

Replace llKv Oil 
Insulated Switchgear 3 

EFF 

1;2;3;4; 

5 

36,125 

27,094 

63,218 

63,218 

54,187 

45,156 

45,156 

54,187 

81,281 

72,250 

90,312 

270,936 

903,120 

0 

903,120 

0 

903,120 

0 

0 

36 

Engineering 

Services 

Upgrade Bonnievale 
Main Substation 

EFF 

4;8 

136,107 

102,080 

238,188 

238,188 

204,161 

170,134 

170,134 

204,161 

306,241 

272,214 

340,268 

1,020,804 

3,402,680 

0 

3,402,680 

0 

1,361,070 

0 

0 

37 

Engineering 

Services 

Re-route McGregor llKv 
Line at McGregor 
Sportfields 

EFF 

5 

27,094 

20,320 

47,414 

47,414 

40,640 

33,867 

33,867 

40,640 

60,961 

54,187 

67,734 

203,202 

677,340 

0 

677,340 

0 

0 

0 

0 

38 

Engineering 

Services 

Upgrade llKv Cable 
Feeder from White Str 
Subst to Van Zylstr 

EFF 

1 

67,328 

50,496 

117,823 

117,823 

100,991 

84,160 

84,160 

100,991 

151,487 

134,655 

168,319 

504,957 

1,683,190 

0 

1,683,190 

0 

0 

0 

0 

39 

Engineering 

Services 

Upgrade Goedemoed 
llKv Line 

EFF 

6 

40,640 

30,480 

71,121 

71,121 

60,961 

50,801 

50,801 

60,961 

91,441 

81,281 

101,601 

304,803 

1,016,012 

0 

1,016,012 

0 

903,120 

0 

0 

40 

Engineering 

Services 

Replace llKv Oil 
Switchgear 

EFF 

4;8 

6,774 

5,080 

11,854 

11,854 

10,160 

8,467 

8,467 

10,160 

15,241 

13,547 

16,934 

50,802 

169,340 

0 

169,340 

0 

169,340 

0 

0 

41 

Engineering 

Services 

Replace 66Kv 
Transformers at 

Robertson Main 

Substation 

EFF 

1;2;3;6 

80,000 

60,000 

140,000 

140,000 

120,000 

100,000 

100,000 

120,000 

180,000 

160,000 

200,000 

600,000 

2,000,000 

0 

2,000,000 

0 

i 6,118,490 

0 

0 


Executive Mayor 



Date: 


21 











































































Capital projects for the 2017/18 financial year 


■ 

Ref 

Directorate 

Project Description 

- — 

Funding 

Source 

, 

Ward 

Jul-17 

Aug-17 

Sep-17 

Oct-17 

Nov-17 

Dec-17 

Jan-18 

Feb-18 

Mar-18 

Apr-18 

May-18 

Jun-18 

Total 

2017/2018 

2018/2019 

2019/2020 

1 

Community 

Services 

Fencing for Robertson 
Community Hall 

CRR 

3 

4,000 

3,000 

7,000 

7,000 

6,000 

5,000 

5,000 

6,000 

9,000 

8,000 

10,000 

30,000 

100,000 

100,000 

0 

0 

0 

0 

0 

2 

Community 

Services 

Supply & Delivery of 
Equipment for Montagu 
Community Hall 

CRR 

7 

2,000 

1,500 

3,500 

3,500 

3,000 

2,500 

2,500 

3,000 

4,500 

4,000 

5,000 

15,000 

50,000 

50,000 

0 

0 

0 

0 

0 

3 

Community 

Services 

Development of New 
Park in Cogmanskloof 

CRR 

9 

12,000 

9,000 

21,000 

21,000 

18,000 

15,000 

15,000 

18,000 

27,000 

24,000 

30,000 

90,000 

300,000 

300,000 

0 

0 

0 

0 

0 

4 

Community 

Services 

Upgrading of Road to 
Zolani Cemetery 

CRR 

10 

8,000 

6,000 

14,000 

14,000 

12,000 

10,000 

10,000 

12,000 

18,000 

16,000 

20,000 

60,000 

200,000 

200,000 

0 

0 

0 

0 

0 

5 

Community 

Services 

Acquisition of 3xGPS 
Devices 

CRR 

All 

740 

555 

1,295 

1,295 

1,110 

925 

925 

1,110 

1,665 

1,480 

1,850 

5,550 

18,500 

18,500 

0 

0 

0 

0 

0 

6 

Community 

Services 

Purchase Flatbed LDV’s 

CRR 

All 

9,200 

6,900 

16,100 

16,100 

13,800 

11,500 

11,500 

13,800 

20,700 

18,400 

23,000 

69,000 

230,000 

230,000 

0 

0 

0 

0 

0 

7 

Community 

Services 

Upgrading of Cloack 
Rooms at McGregor 
Sports Grounds 

CRR 

5 

2,000 

1,500 

3,500 

3,500 

3,000 

2,500 

2,500 

3,000 

4,500 

4,000 

5,000 

15,000 

50,000 

50,000 

0 

0 

0 

0 

0 

8 

Community 

Services 

Upgrading of Ablution 
Facilities Happy Valley 
Sports Grounds 

CRR 

4 

6,000 

4,500 

10,500 

10,500 

9,000 

7,500 

7,500 

9,000 

13,500 

12,000 

15,000 

45,000 

150,000 

150,000 

0 

0 

0 

0 

0 

9 

Community 

Services 

Upgrading of Cloack 
Rooms at Cogmanskloof 
Sports Grounds 

CRR 

9 

4,000 

3,000 

7,000 

7,000 

6,000 

5,000 

5,000 

6,000 

9,000 

8,000 

10,000 

30,000 

100,000 

100,000 

0 

0 

0 

0 

0 

10 

Community 

Services 

Purchase of Ride-on 
Mowers & Two-way 
Radios 

CRR 

All 

6,000 

4,500 

10,500 

10,500 

9,000 

7,500 

7,500 

9,000 

13,500 

12,000 

15,000 

45,000 

150,000 

150,000 

0 

0 

0 

0 

0 

11 

Community 

Services 

Supply & Installation of 
an Electronic Turnstile 
Dirkie Uys 

CRR 

1 

2,000 

1,500 

3,500 

3,500 

3,000 

2,500 

2,500 

3,000 

4,500 

4,000 

5,000 

15,000 

50,000 

50,000 

0 

0 

0 

0 

0 

12 

Community 

Services 

Upgrading of Fire 
Brigade Facilities in 
Ashton 

CRR 

AN 

4,000 

3,000 

7,000 

7,000 

6,000 

5,000 

5,000 

6,000 

9,000 

8,000 

10,000 

30,000 

100,000 

100,000 

0 

0 

0 

0 

0 

13 

Corporate 

Services 

Alterations/Upgrading of 
Ashton Traffic Offices 

CRR 

All 

79,377 

59,532 

138,909 

138,909 

119,065 

99,221 

99,221 

119,065 

178,597 

158,753 

198,441 

595,324 

1,984,414 

1,984,414 

0 

0 

0 

0 

0 

14 

Corporate 

Services 

Alterations/Upgrading of 
Municipal Offices 

CRR 

All 

8,000 

6,000 

14,000 

14,000 

12,000 

10,000 

10,000 

12,000 

18,000 

16,000 

20,000 

60,000 

200,000 

200,000 

0 

300,000 

0 

300,000 

0 

15 

Corporate 

Services 

Office Equipment 

CRR 

All 

4,000 

3,000 

7,000 

7,000 

6,000 

5,000 

5,000 

6,000 

9,000 

8,000 

10,000 

30,000 

100,000 

100,000 

0 

0 

0 

0 

0 

16 

Engineering 

Services 

Upgrade Gravel Streets 

CRR 

All 

72,600 

54,450 

127,050 

127,050 

108,900 

90,750 

90,750 

108,900 

163,350 

145,200 

181,500 

544,500 

1,815,000 

1,815,000 

0 

2,750,000 

0 

3,334,000 

0 

17 

Engineering 

Services 

Bulk Water Supply 
Nkqubela 

MIG 

2 

542,818 

407,114 

949,932 

949,932 

814,228 

678,523 

678,523 

814,228 

1,221,341 

1,085,637 

1,357,046 

4,071,138 

13,570,460 

0 

13,570,460 

0 

0 

0 

0 

18 

Engineering 

Services 

Bulk Water Supply 
Nkqubela own 

CRR 

2 

58,000 

43,500 

101,500 

101,500 

87,000 

72,500 

72,500 

87,000 

130,500 

116,000 

145,000 

435 r 000 

1,450,000 

1,450,000 

0 

0 

0 

0 

0 

19 

Engineering 

Services 

Upgrade Silwerstrand 
Bulk Line 

CRR 

1 

90,000 

67,500 

157,500 

157,500 

135,000 

112,500 

112,500 

135,000 

202,500 

180,000 

225,000 

675,000 

2,250,000 

2,250,000 

0 

0 

0 

0 

0 

20 

Engineering 

Services 

Repair Leaks George 
Brink Reservoir 

CRR 

9 

10,252 

7,689 

17,941 

17,941 

15,378 

12,815 

12,815 

15,378 

23,067 

20,504 

25,630 

76,890 

256,300 

256,300 

0 

0 

0 

0 

0 


Executive Mayor: 


Date: 


20 

































































Capital projects for the 2017/18 financial year 


Ref 

Directorate 

Project Description 

Funding 

Source 

Ward 

Jul-17 

Aug-17 

Sep-17 

Oct-17 

Nov-17 

Dec-17 

Jan-18 

Feb-18 

Mar-18 

Apr-18 

May-18 

Jun-18 

Total 

2017/2018 

2018/2019 

2019/2020 

65 

Engineering 

Services 

Rehabilitate Upgrading 
of Roads Bonnievale 
(PMS) 

MIG 

4;8 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

1,595,760 

0 

2,643,380 

66 

Engineering 

Services 

Rehabilitate Municipal 
Roads Bonnievale (PMS) 

MIG 

4;8 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

1,754,390 

0 

1,754,390 

67 

Engineering 

Services 

Rehabilitate Municipal 
Roads McGregor (PMS) 

MIG 

5 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

378,110 

0 

0 

68 

Engineering 

Services 

Rehabilitate Upgrading 
of Roads Montagu (PMS) 

MIG 

12 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

1,666,670 

0 

2,631,580 

69 

Engineering 

Services 

Rehabilitate Municipal 
Roads Montagu (PMS) 

MIG 

12 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

1,754,390 

0 

2,631,580 

70 

Engineering 

Services 

Rehabilitation of 
Upgrading of Roads 
Ashton 

MIG 

9 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

2,631,580 

0 

3,508,780 

71 

Engineering 

Services 

lxLDV Solid Waste 

CRR 

All 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

180,000 

0 

180,000 

0 

72 

Engineering 

Services 

lxLDV Civil 

CRR 

All 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

180,000 

0 

180,000 

0 

73 

Engineering 

Services 

Replace Digger Loader 

CRR 

All 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

950,000 

0 

0 

0 

74 

Engineering 

Services 

Development of Parking 
Area, Voortrekker Road 
(La Verne) 

CRR 

1 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

350,000 

0 

75 

Engineering 

Services 

Extend De Hoop Pipeline 
to Gumgrove Dam 800m 

CRR 

1;2;3;6 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

1,160,000 

0 


Executive Mayor 



Date: 


23 






















































Capital projects for the 2017/18 financial year 


Ref 

Directorate 

Project Description 

Funding 

Source 

Ward 

Jul-17 

Aug-17 

Sep-17 

Oct-17 

Nov-17 

Dec-17 

Jan-18 

Feb-18 

Mar-18 

Apr-18 

May-18 

Jun-18 

Total 

2017/2018 

2018/2019 

2019/2020 

42 

Engineering 

Services 

McGregor Electrification 

CRR 

5 

99,054 

74,291 

173,345 

173,345 

148,581 

123,818 

123,818 

148,581 

222,872 

198,108 

247,635 

742,905 

2,476,353 

2,476,353 

0 

0 

0 

0 

0 

43 

Engineering 

Services 

Upgrading of Nkqubela 
Sportfield 

MIG 

2 

239,708 

179,781 

419,490 

419,490 

359,563 

299,636 

299,636 

359,563 

539,344 

479,417 

599,271 

1,797,813 

5,992,712 

0 

5,992,712 

0 

5,866,770 

0 

0 

44 

Engineering 

Services 

Upgrading of Van 
Zylstraat Sportfield 

MIG 

1 

526,316 

394,737 

921,053 

921,053 

789,474 

657,895 

657,895 

789,474 

1,184,211 

1,052,632 

1,315,790 

3,947,370 

13,157,900 

0 

13,157,900 

0 

0 

0 

0 

45 

Engineering 

Services 

Installation/Upgrading of 
Bulk Services for Housing 
Projects 

CRR 

All 

140,000 

105,000 

245,000 

245,000 

210,000 

175,000 

175,000 

210,000 

315,000 

280,000 

350,000 

1,050,000 

3,500,000 

3,500,000 

0 

0 

0 

0 

0 

46 

Engineering 

Services 

Ward Project Ward 1 

CRR 

1 

4,000 

3,000 

7,000 

7,000 

6,000 

5,000 

5,000 

6,000 

9,000 

8,000 

10,000 

30,000 

100,000 

100,000 

0 

100,000 

0 

100,000 

0 

47 

Engineering 

Services 

Ward Project Ward 2 

CRR 

2 

4,000 

3,000 

7,000 

7,000 

6,000 

5,000 

5,000 

6,000 

9,000 

8,000 

10,000 

30,000 

100,000 

100,000 

0 

100,000 

0 

100,000 

0 

48 

Engineering 

Services 

Ward Project Ward 3 

CRR 

3 

4,000 

3,000 

7,000 

7,000 

6,000 

5,000 

5,000 

6,000 

9,000 

8,000 

10,000 

30,000 

100,000 

100,000 

0 

100,000 

0 

100,000 

0 

49 

Engineering 

Services 

Ward Project Ward 4 

CRR 

4 

4,000 

3,000 

7,000 

7,000 

6,000 

5,000 

5,000 

6,000 

9,000 

8,000 

10,000 

30,000 

100,000 

100,000 

0 

100,000 

0 

100,000 

0 

50 

Engineering 

Services 

Ward Project Ward 7 

CRR 

7 

4,000 

3,000 

7,000 

7,000 

6,000 

5,000 

5,000 

6,000 

9,000 

8,000 

10,000 

30,000 

100,000 

100,000 

0 

100,000 

0 

100,000 

0 

51 

Engineering 

Services 

Ward Project Ward 8 

CRR 

8 

4,000 

3,000 

7,000 

7,000 

6,000 

5,000 

5,000 

6,000 

9,000 

8,000 

10,000 

30,000 

100,000 

100,000 

0 

100,000 

0 

100,000 

0 

52 

Engineering 

Services 

Ward Project Ward 9 

CRR 

9 

4,000 

3,000 

7,000 

7,000 

6,000 

5,000 

5,000 

6,000 

9,000 

8,000 

10,000 

30,000 

100,000 

100,000 

0 

100,000 

0 

100,000 

0 

53 

Engineering 

Services 

Ward Project Ward 10 

CRR 

10 

4,000 

3,000 

7,000 

7,000 

6,000 

5,000 

5,000 

6,000 

9,000 

8,000 

10,000 

30,000 

100,000 

100,000 

0 

100,000 

0 

100,000 

0 

54 

Engineering 

Services 

Ward Project Ward 12 

CRR 

12 

4,000 

3,000 

7,000 

7,000 

6,000 

5,000 

5,000 

6,000 

9,000 

8,000 

10,000 

30,000 

100,000 

100,000 

0 

100,000 

0 

100,000 

0 

55 

Financial 

Services 

Security Fence at 
Centralised Inventory 
Store in Robertson 

CRR 

All 

12,000 

9,000 

21,000 

21,000 

18,000 

15,000 

15,000 

18,000 

27,000 

24,000 

30,000 

90,000 

300,000 

300,000 

0 

0 

0 

0 

0 

56 

Financial 

Services 

Restoration of Stores 

CRR 

All 

4,000 

3,000 

7,000 

7,000 

6,000 

5,000 

5,000 

6,000 

9,000 

8,000 

10,000 

30,000 

100,000 

100,000 

0 

0 

0 

0 

0 

57 

Financial 

Services 

Vehicle for Stores & 

Insurance Section 

CRR 

All 

6,800 

5,100 

11,900 

11,900 

10,200 

8,500 

8,500 

10,200 

15,300 

13,600 

17,000 

51,000 

170,000 

170,000 

0 

0 

0 

0 

0 

58 

JLia LCglL LX 

Social 

Developmen 

Equipment 

CRR 

All 

20,000 

15,000 

35,000 

35,000 

30,000 

25,000 

25,000 

30,000 

45,000 

40,000 

50,000 

150,000 

500,000 

500,000 

0 

1,000,000 

0 

1,000,000 

0 

59 

ju ai-cgtL ot 

Social 

Developmen 

General ICT Needs 

CRR 

All 

80,000 

60,000 

140,000 

140,000 

120,000 

100,000 

100,000 

120,000 

180,000 

160,000 

200,000 

600,000 

2,000,000 

2,000,000 

0 

1,200,000 

0 

1,200,000 

0 

60 

Corporate 

Services 

Vehicles 

CRR 

All 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

1,000,000 

0 

1,000,000 

0 

61 

Engineering 

Services 

Purchase of 2Axle Single 
Bin Trailer 

CRR 

All 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

350,000 

0 

0 

0 

62 

Engineering 

Services 

Purchase of Wheelie 

Bins 

CRR 

All 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

760,000 

0 

500,000 

0 

63 

Engineering 

Services 

Rehabilitate Municipal 
Roads Robertson (PMS) 

MIG 

1;2;3 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

3,269,020 

0 

4,824,570 

64 

Engineering 

Services 

Rehabilitate Municipal 
Roads Ashton (PMS) 

MIG 

9; 10 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

1,587,720 

0 

3,503,120 


Executive Mayor: 


Date: 


22 
















































































Monthly Cashflow for the 2017/18 financial year 


-^ 

Function 

November 

December 

January 

February 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational j 
Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Executive and Council 

381,050 

3,287,850 

0 

381,050 

3,287,850 

0 

381,050 

3,287,850 

0 

381,050 

3,287,850 

0 

Finance and Administration 

4,691,550 

5,885,860 

172,200 

4,691,550 

5,885,860 

143,500 

4,691,550 

5,885,860 

143,500 

4,691,550 

5,885,860 

172,200 

Internal Audit 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Community and Social Services 

875,980 

2,536,040 

57,000 

875,980 

2,536,040 

47,500 

875,980 

2,536,040 

47,500 

875,980 

2,536,040 

57,000 

Sport and Recreation 

126,820 

2,027,760 

1,210,836 

126,820 

2,327,760 

1,009,030 

126,820 

2,027,760 

1,009,030 

126,820 

2,027,760 

1,210,836 

Housing 

2,818,320 

3,072,420 

1,110 

2,818,320 

3,072,420 

925 

2,818,320 

3,072,420 

925 

2,818,320 

3,072,420 

1,110 

Planning and Development 

2,297,550 

1,979,460 

54,000 

2,297,550 

1,979,460 

45,000 

2,297,550 

1,979,460 

45,000 

2,297,550 

1,979,460 

54,000 

Road Transport 

2,330,530 

5,851,120 

227,965 

2,330,530 

5,851,120 

189,971 

2,330,530 

5,851,120 

189,971 

2,330,530 

5,851,120 

227,965 

Electricity 

28,993,160 

25,449,610 

1,575,779 

28,993,160 

25,449,610 

1,313,151 

, 28,993,160 

25,449,610 

1,313,151 

28,993,160 

25,449,610 

1,575,779 

Water Management 

5,553,370 

2,817,950 

1,261,606 

5,553,370 

2,817,950 

1,051,338 

5,553,370 

2,817,950 

1,051,338 

5,553,370 

2,817,950 

1,261,606 

Waste Water Management 

2,573,690 

1,369,460 

0 

2,573,690 

1,369,460 

0 

2,573,690 

1,369,460 

0 

2,573,690 

1,369,460 

0 

Waste Management 

1,488,410 

2,439,170 

0 

1,488,410 

2,439,170 

0 

1,488,410 

2,439,170 

0 

1,488,410 

2,439,170 

0 

Total 

52,130,430 

56,716,700 

4,560,496 

52,130,430 57,016,700 

3,800,415 

52,130,430 

56,716,700 

3,800,415 

52,130,430 

56,716,700 

4,560,496 


Executive Mayor 



Date: 


25 















































Monthly Cashflow for the 2017/18 financial year 


Function 

July 

August 

September 

October 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Executive and Council 

381,050 

3,287,850 

0 

381,050 

3,287,850 

0 

381,050 

3,287,850 

0 

381,050 

3,287,850 

0 

Finance and Administration 

55,613,030 

5,885,860 

114,800 

4,671,960 

5,885,860 

86,100 

4,691,550 

5,885,860 

200,900 

4,691,550 

5,885,860 

200,900 

Internal Audit 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Community and Social Services 

875,980 

2,536,040 

38,000 

875,980 

2,536,040 

28,500 

875,980 

2,536,040 

66,500 

875,980 

2,536,040 

66,500 

Sport and Recreation 

126,820 

2,027,760 

807,224 

126,820 

2,027,760 

605,418 

126,820 

2,027,760 

1,412,642 

126,820 

2,027,760 

1,412,642 

Housing 

2,818,320 

3,072,420 

740 

2,818,320 

3,072,420 

555 

2,818,320 

3,072,420 

1,295 

2,818,320 

3,072,420 

1,295 

Planning and Development 

2,297,550 

1,979,460 

36,000 

2,297,550 

1,979,460 

27,000 

2,297,550 

1,979,460 

63,000 

2,297,550 

1,979,460 

63,000 

Road Transport 

2,330,530 

5,851,120 

151,977 

2,330,530 

5,851,120 

113,982 

2,330,530 

5,851,120 

265,959 

2,330,530 

5,851,120 

265,959 

Electricity 

28,993,160 

25,449,610 

1,050,519 

28,993,160 

25,449,610 

787,889 

28,993,160 

25,449,610 

1,838,407 

28,993,160 

25,449,610 

1,838,407 

Water Management 

5,730,360 

2,832,680 

841,070 

5,553,370 

2,817,950 

630,803 

5,553,370 

2,817,950 

1,471,873 

5,553,370 

2,817,950 

1,471,873 

Waste Water Management 

2,573,690 

1,369,460 

0 

2,573,690 

1,369,460 

0 

2,573,690 

1,369,460 

0 

2,573,690 

1,369,460 

0 

Waste Management 

1,488,410 

2,439,170 

0 

1,488,410 

2,439,170 

0 

1,488,410 

2,439,170 

0 

1,488,410 

2,439,170 

0 

Total 

103,228,900 

56,731,430 

3,040,330 

52,110,840 

56,716,700 2,280,247 

52,130,430 

56,716,700 

5,320,576 

52,130,430 

56,716,700 

5,320,576 


Executive Mayor: 


Date: 


24 














































Monthly Cashflow for the 2017/18 financial year 



TOTAL " 

Function 

Revenue 

Operational 

Exp. 

Capital Exp. 

Executive and Council 

4,703,900 

32,585,021 

0 

Finance and Administration 

100,809,380 

73,164,534 

2,870,000 

Internal Audit 

0 

2,378,930 

0 

Community and Social Services 

11,178,140 

26,914,799 

950,000 

Sport and Recreation 

1,521,430 

24,670,760 

20,180,600 

Housing 

33,818,510 

36,867,730 

18,500 

Planning and Development 

27,569,810 

26,892,433 

900,000 

Road Transport 

28,125,460 

67,324,585 

3,799,414 

Electricity 

345,071,358 

303,528,737 

26,262,970 

Water Management 

66,816,680 

33,909,089 

21,026,760 

Waste Water Management 

30,884,000 

19,695,782 

0 

Waste Management 

27,166,180 

29,476,352 

0 

Total 

677,664,848 

677,408,752 

76.008,244 



/ 


Date: 

























Monthly Cashflow for the 2017/18 financial year 


Function 

March 

April 

May 

June 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Executive and Council 

381,050 

3,287,850 

0 

381,050 

3,287,850 

0 

381,050 

3,287,850 

0 

512,350 

-3,581,329 

0 

Finance and Administration 

4,691,550 

5,885,860 

258,300 

4,691,550 

5,885,860 

229,600 

4,691,550 

5,885,860 

287,000 

-1,699,560 

8,420,074 

861,000 

Internal Audit 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

2,378,930 

0 

Community and Social Services 

875,980 

2,536,040 

85,500 

875,980 

2,536,040 

76,000 

875,980 

2,536,040 

95,000 

1,542,360 

-981,641 

285,000 

Sport and Recreation 

126,820 

2,027,760 

1,816,254 

126,820 

2,027,760 

1,614,448 

126,820 

2,027,760 

2,018,061 

126,410 

2,065,400 

6,054,179 

Housing 

2,818,320 

3,072,420 

1,665 

2,818,320 

3,072,420 

1,480 

2,818,320 

3,072,420 

1,850 

2,816,990 

3,071,110 

5,550 

Planning and Development 

2,297,550 

1,979,460 

81,000 

2,297,550 

1,979,460 

72,000 

2,297,550 

1,979,460 

90,000 

2,296,760 

5,118,373 

270,000 

Road Transport 

2,330,530 

5,851,120 

341,947 

2,330,530 

5,851,120 

303,953 

2,330,530 

5,851,120 

379,941 

2,489,630 

2,962,265 

1,139,824 

Electricity 

28,993,160 

25,449,610 

2,363,669 

28,993,160 

25,449,610 

2,101,038 

28,993,160 

25,449,610 

2,626,299 

26,146,598 

23,583,027 

7,878,882 

Water Management 

5,553,370 

2,817,950 

1,892,408 

5,553,370 

2,817,950 

1,682,141 

5,553,370 

2,817,950 

2,102,676 

5,552,620 

2,896,909 

6,308,028 

Waste Water Management 

2,573,690 

1,369,460 

0 

2,573,690 

1,369,460 

0 

2,573,690 

1,369,460 

0 

2,573,410 

4,631,722 

0 

Waste Management 

1,488,410 

2,439,170 

0 

1,488,410 

2,439,170 

0 

1,488,410 

2,439,170 

0 

10,793,670 

2,645,482 

0 

Total 

52,130,430 

56,716,700 

6,840,743 

52,130,430 

56,716,700 

6,080,660 

52,130,430 

56,716,700 

7,600,827 

53,151,238 

53,210,322 

22,802,463 


Executive Mayor: 


Date: 


26 














































Revenue by Source for the 2017/18 financial year 


Line Item 

Jul-17 Aug-17 

Sep-17 

Oct-17 

Nov-17 Dec-17 

Jan-18 

Feb-18 

Mar-18 

Apr-18 

May-18 

Jun-18 TOTAL 

Property rates 

50 , 885,510 

0 

0 

0 

o ' 

0 

O ' 

0 

0 

0 

0 

0 

50,885,510 

Service charges - electricity 

revenue 

16 , 892,030 

20 , 270,436 

23 , 648,843 

23 , 648,843 

23 , 648,843 

27 , 027,249 

30 , 405,655 

33 , 784,061 

37 , 162,467 

33 , 784,061 

30 , 405,655 

37 , 162,465 

337,840,608 

Service charges - water 

revenue 

1 , 435,946 

1 , 435,946 

3 , 350,542 

2 , 871,893 

3 , 350,542 

3 , 829,190 

4 , 786,488 

5 , 265,137 

5 , 265,137 

4 , 786,488 

3 , 829,190 

7 , 658,381 

47,864,880 

Service charges - sanitation 

revenue 

1 , 747,692 

1 , 747,692 

1 , 747,692 

1 , 553,504 

1 , 747,692 

1 , 553,504 

1 , 553,504 

1 , 553,504 

1 , 553,504 

1 , 553,504 

1 , 553,504 

1 , 553,504 

19,418,800 

Service charges - refuse 

revenue 

1 , 582,112 

1 , 406,322 

1 , 406,322 

1 , 406,322 

1 , 406,322 

1 , 406,322 

1 , 406,322 

1 , 406,322 

1 , 406,322 

1 , 406,322 

1 , 406,322 

1 , 933,688 

17,579,020 

Service charges - other 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Rental of facilities and 
equipment 

315,386 

315,386 

315,386 

315,386 

315,386 

315,386 

315,386 

315,336 

315,386 

315,386 

315,386 

315,384 

3,784,630 

Interest earned - external 

investments 


1 , 195,670 


1 , 195,670 


1 , 195,670 


1 , 195,670 


1 , 195,670 


1 , 195,670 

7,174,020 

Interest earned - outstanding 
debtors 

198,800 

198,800 

198,800 

198,800 

198,800 

198,800 

198,800 

198,800 

198,800 

198,800 

198,800 

198,800 

2,385,600 

Dividends received 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Fines, penalties and forfeits 

972,943 

972,943 

972,943 

972,943 

972,943 

972,943 

972,943 

972,943 

972,943 

972,943 

972,943 

10 , 972,937 

21,675,310 

Licences and permits 

443,493 

443,493 

443,493 

443,493 

443,493 

443,493 

443,493 

443,493 

443,493 

443,493 

443,493 

443,487 

5,321,910 

Agency services 

8,226 

8,226 

8,226 

8,226 

8,226 

8,226 

8,226 

8,226 

8,226 

8,226 

8,226 

8,224 

98,710 

Transfers and subsidies 

8 , 867,145 

8 , 867,145 

8 , 867,145 

8 , 867,145 

8 , 867,145 

8 , 867,145 

8 , 867,145 

8 , 867,145 

8 , 867,145 

8 , 867,145 

8 , 867,145 

18 , 867,145 

116,405,740 

Other revenue 

1 , 028,178 

1 , 028,178 

1 , 028,178 

1 , 028,178 

1 , 028,178 

1 , 028,178 

1 , 028,178 

1 , 028,178 

1 , 028,178 

1 , 028,178 

1 , 028,178 

1 , 028,172 

12,338,130 

Gains on disposal of PPE 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

1 , 293,720 

1,293,720 

TOTAL 

R 84,377,461 

R 37,890,237 

R 41,987,570 

R 42,510,403 

R 41,987,570 

R 46,846,106 

R 49,986,140 

R 55,038,865 

R 57,221,601 

R 54,560,216 

R 49,028,842 

R 82,631,577 

R 644,066,588 


Executive 


Mayor 



Date: 


28 
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